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BILL NO. G-77-04- 


7 


GENERAL ORDINANCE NO. G- <3 < 9-77 

AN ORDINANCE approving the Board 
of Public Works proposed Capital 
Program Expenditures for 1978 
and Amendment to the 1977 Capital 
Improvement Expenditures. 


WHEREAS, heretofore on April 11, 1973, General 
Ordinance No. G-07-73 was adopted requiring the Board of 
Public Works of the City of Fort Wayne to at least annually 
on or before the 30th day of June of each year provide the 
Common Council with itemized estimates of capital program 
expenditures for the succeeding fiscal years; 

WHEREAS, said Board of Public Works does hereby 
submit to said Common Council said itemized estimates, all as 
set forth in Exhibit "A" attached hereto and hereby made a 
part hereof; and 

WHEREAS, said Board of Public Works desires to 
amend said itemized estimates heretofore approved by the 
Common Council as General Ordinance No. G-21-76 by adding 
thereto those itemized estimates set forth in Exhibit "B" 
attached hereto and hereby made a part hereof. 

NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. All estimates of capital programs 
presented by the Board of Public Works of the City of Fort 
Wayne to the Common Council of the City of Fort Wayne as 
shown on Exhibit "A" attached hereto and made a part hereof 
is now approved in whole by the Common Council of the City of 
Fort Wayne. 

SECTION 2. All estimates of capital programs to 
be added to those heretofore approved by General Ordinance 
No. G-21-76 presented by the Board of Public Works of the City 
of Fort Wayne to the Common Council of the City of Fort Wayne 
as shown on Exhibit "B" attached hereto and made a part hereof 

APPROVED AS TO FORM 
AND LEGALITY,._ 
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is now approved in whole by the Common Council of the City 
of Fort Wayne. 

SECTION 3. This Ordinance shall be in full force 
and effect from and after its passage and approval by the 
Mayor. 






Read-the first time in full and on motion by , seconded by 

and duly adopted, read the second time by title and referred 


to the Committee on VeilUQ(fr\jKg- (and-t he City E lan-Camm-iss-i-on-for' 

reco mmendation ) _ and Public H<^ 4ng^o-43^h^ld^t&i^u.e-eeg^]^not--ice7~at-- the Cou ncil- 


Chamfe-er-s'T^'City-County BuildingT~l 7 drt~W'ayn-eT-dn4lana_ 
of-— , 1 - 9 - 7 6 , at - 


-on- 


the -day— 


DATE: 


-ohllock PTMTTETSJTT 


CITY CLERK 

Read the third time in full and on motion by 




seconded by 


PASSED CfcCE39 by the 

AYES 

TOTAL VOTES | )f | 

BURNS 



, / 

HINGA 


HUNTER 

i/ 

MOSES 

y 

NUCKOLS 

■ i/ 

SCHMIDT, D. 


SCHIMDT, V. 


STIER 

/ 

/ 

TALARICO 

1 / 

DATE: 

& -//- 


and duly adopted, placed on its passage. 




CITY CLERK 

Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, 
(ZON3NG-MAP) C GENERAL) C ANNEXATIO N) f SPECIAL) ( ■ A PPROPRIATION ) 


ORDINANCE ( RSSOMPJTON) No 

.ATTEST: f .SEAL) 


on the / y^^d ay of^. 
f -SEAL) /] ~ (/ 


'Usm*. 197/6. 


PRESIDING OFFICER 


Presented by’ me'to* the Mayor of the City of Fort Wayne, Indiana, on the /^ ^< 1/ 
day of _ A _, 197jjf, at the hour of /' ^^o'clock M. ,E,S.T. 


CITY CLERK 

Approved and signed by me this fi _day of l. /w o 





































































































We, your Committee on 


REPORT OF THE COMMITTEE ON PUBLIC WORKS _ 

PUBLIC WORKS to whom was referred an Ordinance 


approving the Board of Public Works p roposed Capital Program Expenditures for 
1978 and Amendment to the 1977 Capital Improvement Expenditures_ • 




have had said Ordinance under consideration and beg leave to report back to the Common 

Council that said Ordinance _ PASS. 

WINFIELD C. MOSES, JR. - CHAIRMAN L-'—- 

DONALD J. SCHMIDT 


VIVIAN G. SCHMIDT 


PAUL M. BURNS 



SAMUEL TALARI CO 


CONCURRED IN 

\T£---CHARLES W. WESTERMAN, CITY CLERK- 















































•Legend: EIS - Environmental Impact Statement 


P.E. - Preliminary Engineering 

Const. - Construction 

PROJECT DESCRIPTION 

1978 CAPITAL IMPROVEMENT PROGRAM 

R&S - MVH 
CITY 

ASSESSMENT 

COUNTY 

OTHER 

TOTAL 

SOURCE OF FUNDS 

FEDERAL STATE 

REVENUE 




$165,000 

$495,000 



$660,000 




12,500 

37,500 



50,000 



$133,000 


67,000 



200,000 



900,000 





900,000 


£105.000 


45,000 




150,000 


70,000 


30,000 




100,000 

7 US $24 Tefferson St - Main to Ardmore (EIS & PE) 

175,000 


75,000 




250,000 


70,000 


30,000 




100,000 

Q Lake Ave North River Rd - Landin to Anthony (EIS) 

70,000 


30,000 




100,00C 

10. Fairfield Ewing Bridge R/W_______ 



50,000 




50,000 

it m ,'^4 -avi t o ■f'mria'f +■ P r'ir'Y'i rim 1 ' f E Tf? PE ) 

105,000 


45,000 




150,000 

TO Do 4 1 -r>r\c, ^ frOdCJinff ( Q ] f PE J 

98,000 


42,000 




140,000 

- «- TT « Dimo po T\Tpt»r TTaTrPTT 4*0 Pfl ynpl 1 Tn.fsdl’fcS Sc SlKnal OonS*t 

900,000 


100,000 




1,000,000 

*i)i t n -p n ., f/ o4>fn _ TaTo eVi 4 n rr+’nn Tn’hPY*R Pf'ti OH OonS’fcmC'fclOn 



60,000 




60,000 

15 lafayette-Pettit Intsrsaction 

77,000 


33,000 




110,000 

n £ nollortiin *Pp 4- 4* 4 +■ T , n4*PT'RPP , hT on 

189.000 


81,000 




270,000 

n rj ri ononf __ 04- TOO Pt VPT* DTI VG 

326,354 


139,866 




466,220 

-1§, Hobson - Coliseum to S.R. $37 (Const.) .. 

560,000 


240,000 




800,005 


















































































FAGE 2. 

1978 CAPITAL IMPROVEMENT PROGRAM 

"EXHIBIT A" 




SOURCE OF FUNDS 




PROJECT DESCRIPTION 

FEDERAL STATE REVENUE 

R&S - MVH 

CITY ASSESSMENT 

COUNTY OTHER 

TOTAL ' 

19. Hanna - U.S. #27 Intersection Const. 

$122,500 

$ 52,500 


$175,000 

20. Bluff ton Road - St. Marys to Brooklyn Const. 

90,000 

10,000 


100,000 

21. St. Joe Road 

1 , 610,000 

4i4,ooo $ 30,096 

$276,000 

2,300,000 





$8,131,220 

SEWER RELIEF FUNDS 

CIVIL CITY BUDGET 

TOTAL 



MAINTENANCE AND REPAIR TO STCRM 

SEWERS, CATCH BASINS AND INLETS 

BY WATER POLLUTION CONIROL 

MAINTENANCE DEPARTMENT FOR 1977 

$ 175,000.00 

$ 175,000.00 



EMERGENCY REPAIRS TO STORM SEWERS 

BY CONTRACTORS 

25,000.00 

25,000.00 



MISCELLANEOUS PROJECTS DEPENDING 

ON PETITIONS FRCM PROPERTY OWNERS 

AND EXISTING CONDITIONS 

200,000.00 

200,000.00 




$400,000.00 

$400,000.00 



PUBLIC LIGHTING FUNDS 





RESIDENTIAL LIGHTING, NEW LIGHTING 

AND REHABILITATION 

$250,000.00 

$250,000.00 


















' 'EXHIBIT B" 


|, legend? EIS - Environmental Impact Statement 
P.E. - Preliminary Engineering 
Const. - Construction 


AMENDED 1977 CAPITAL IMPROVEMENT PROGRAM 

SOURCE OF FUNDS 



PROJECT DESCRIPTION ” 

FEDERAL STATE 

REVENUE 

R5cS - MVH 
CITY 

ASSESSMENT COUNTY OTHER 

TOTAL 

1. 

U.S. #27 from Edge-wood to Coliseum Pave. Widening (Const.) 

$600,600 


$257,400 


$858,000 

2. 

Spy Run-Old Crown Brewery Curve Realignment (Const.) 

409,500 


45,500 


455,000 

3. 

Tillman Rd. from Anthony to Hessen Cassel Pave. Widening (Const.) 

980,000 


172,200 

$247,800 

1,400,000 

4. 

Paulding-Hanna-Decatur Intersection (Eng. & Const.) 

66,150 


28,350 


94,500 

! 5. 

Bluffton Rd. from Brooklyn to St. Marys River (Eng.) 



45,000 


0 

0 

0 

t 6. 

Fernhill Ext. from Wells to Northrop (Eng. & Constr.) & R/W 



725,000 


725,000 

7. 

W. Main, Taylor, Covington, Nuttman, 

7 RR Crossings (Wabash Line) Engle, SandPoint, & L. Huntington 

Rd. (Eng. Sc Const.) 

144,000 


39,582 


183,582 

8. 

Bluffton-Old Trail Intersection (North)(Eng. & Const.) 



160,000 


160,000 

JL. 

Getz Rd. from Covington to S.R. #14 (R/W) 



7,000 


7,000 

10. 

Rudisill from Harrison to Lafayette (Eng.) 

20,000 


8,571 


28,571 

11. 

Wells St. from Commerce to Northrop (EIS 8c Eng.) 

28,000 


12,000 


4 o,ooo 

12. 

Fairfield-Creighton Intersection (Eng.) 



10,000 


10,000 

| 13. 

RR Elev. Sc Abutments 



10,000 


10,000 


$ 2 , 248,250 


$1,520,603 


$247,800 


$4,016,653 
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* ' City Clark Memorandum 

CHARLES W. WESTS RMAH, C!*A 

Tn Mavor Robert E. Armstrong Date 5*25*77 

From Charles W.Westerman -•■ CttvClerk_____ 

Subiect Anpearance before Common Council 6*7*77 * 7:30. P.M, 

capita to: 

BILL NO. G^77*04-v29. 

AN ORDINANCE approving the Board of public 

Works proposed Capital Program Expenditures 
of 1978 and Amendment to the 1977 Capital 

Improvement Expenditures. 

Pursuant to the request of the Standing Committee Chairman of 

Public Works of the Common Council, the presence of Henry P. 

Wehrenberg, Chairman of the Board of Public Worhs, is respectfully 
requested on June 7, 1977, at 7:30 P.M., Room 128, Common Council 
Conference Room. 

Council would like a more detailed explanation regarding 

the itemized estimates as set forth in Exhibit ll A !i and Exhibit ”8*’, 

submitted to them with the above ordinance. 

Your cooperation will be greatly appreciated. 

CV X - 

>* 









THE CiTY OF FORT WAYNE 



CITY-COUNTY BUILDING • ONE MAIN STREET 
board of public works 


FORT WAYNE, INDIANA 46802 

June 1, 1977 


Mr. Charles Westerman 
City-Clerk 
City of.Fort Wayne 
City-County Building 
Fort Wayne, Indiana 46802 

Dear Charlie: 

The Mayor handed me Council's request to attend the June 7th 
Committee Session concerning the Capital Improvements Ordinance. 

I regret that I have a prior commitment that will prevent me 
from attending. I will be represented at the Committee Meeting 
by Ken Traylor, Street Engineer, who can very capably answer any 
questions which Council may have about these projects. 

Sincerely, 

A- 

Henry T. Wehrenberg ( / 

Chairman 

Board of Public Works 


hpw/ep 

cc: Mayor Armstrong 

John Nuckols, President, Common Council 

Paul M. Burns 

Vivian G. Schmidt 

Samuel J. Talarico 

Donald J. Schmidt 

William T. Hinga 

Fred Hunter 

Winfield C. Moses, Jr. 

James S. Stier 


EQUAL OPPORTUNITY EMPLOYER 



J3ENERAL ORDINANC E - BOARD OF PU BL IC WORKS CAPITAL IMPROVEMENT 

EXPENDITURES 

II PAHTlLNT P^feTcSTIT. ORDIMAMCE board of public works _ 


/^'77'O'f- 

SYNOPSIS Or ORDIfWICE SUBMISSION BY THE BOARD of PUBLIC WORKS OF PROPOEEr) pap-Erfr , 
IMPROV. EXPENDITURES FOR 1978, AS SHOWN ON ATTACHED. EXHTRTT "A" ; AT.T. A.E set eprtH j w 
G-07-73, AND SUBMISSION BY THE BOARD OF PUBLIC WORKS OF AMENDMENT f m 1 Q 77 PARTIAL 


IMPROVEMENT EXPENDITURES BY ADDING THOSE LISTED ON ATTAPEEn eyetrtt "r» tq THOSE 

APPROVED BY GENERAL ORDINANCE 21-76. ' 


EFFECT OF PASSAGE MiL0W for pbeliminary planning for 1978 and ccmpi^tion 
FOR 1977. 


EFFECT OF NON-PASSAGE inability to establish 1978 program and finish 1977 


f’DNEY INVOLVED (Direct costs. Expenditures, Savings) set forth on exhibit 

AND ON EXHIBIT "B" 


ASSIGNED TO COWITIH: 

. ¥ 

EP \W 










































